UNCLASSIFIED 


NEW  JERSEY  DEPT  OF  ENVIRONMENTAL  PROTECTION  TRENTON  F/6  13/13 

NATIONAL  DAM  SAFETY  PROGRAM.  DEER  HEAD  LAKE  DAM  (NJ00769)*  ATLA--ETC(U) 
MAY  81  J  P  TALERICO  DACW61-79-C-00U 

DAEN/NAP-53842/NJ00789-81/  NL 


'<=>  in 

i ATLANTIC  jCOASTAL  .BASINL, 

NORTH  ^BRANCH  OF  ^FORKED  ^RIVE^A 

*?.  '  OCEAN  COUNTY), 

_ 1^^SEY'  UVEl#  \ 

DEER  HEAD  LAKE  DAM 


ON  J  00789^  oELECir  f 

^  WjUN.19  1981 


^jPHASE  I  JNSPECTION REPORT. r 
NATIONAL  DAM  SAFETY  PROGRAM 

f  '/)}-  m  ;l  /■  jO.  (JjJ-ok,'  P.|T.-.i-  - - 

^  'J^L.  (jjj  a  •  i"  ' 

!,  }p,\,  m;-  v,-<  -J,/  /*SKSK®jE0R  PUBLIC  RELE 

(*iyifrRIBUTION  UNLIMITED. 


^SWr^r  is  best  oatnirmenBiM. 

Oc  .v  r.-.-3  TO  DDC  CONTAINED  A 

OP  PAGEC  WHICH  IK)  HOT 

DEPARTMENT  OF  THE  ARMY 

Philadelphia  District 
Corps  of  Engineers 
Philadelphia,  Pennsylvania  ________ 

fi£pT.  ■.  Pa  ^131  -  S 

0# — '  02)  - - ‘ 

MAY  1981^ 


V/  J 


8 1  6  18  033 


DISCLAIMER  NOTICE 


THIS  DOCUMENT  IS  BEST  QUALITY 
PRACTICABLE.  THE  COPY  FURNISHED 
TO  DTIC  CONTAINED  A  SIGNIFICANT 
NUMBER  OF  PAGES  WHICH  DO  NOT 
REPRODUCE  LEGIBLY. 


SECURITY  CLASSIFICATION  OF  THIS  PACE  (Whmt  Data  Bnlarad) 


REPORT  DOCUMENTATION  PAGE 

READ  INSTRUCTIONS 

BEFORE  COMPLETING  FORM 

1.  REPORT  NUMBER 

DAEN/NAP-53842/NJ00789-81/05«^^ 

2.  govt  accession  no. 

Ao-A/cn  h 

9.  RECIPIENT'S  CATALOG  NUMBER 

V* _ 

4.  title  (and  Subtllla) 

Phase  I  Inspection  Report 

National  Dam  Safety  Program 

Deer  Head  Lake  Dam,  NJ00789 

Ocean  County,  NJ 

S.  type  OF  report  s  period  covereo 

FINAL 

s.  performing  or o.  report  number 

?.  authors; 

Talerico,  John  P.,  P.E. 

6.  CONTRACT  OR  GRANT  HUMBERT*; 

DACW61-79-C-0011 ^ 

*  PERFORMING  ORGANIZATION  NAME  ANO  ADDRESS 

Harris-ECI 

453  Amboy  Ave. 

Woodbridge,  NJ  07095 

10.  PROGRAM  ELEMENT.  PROJECT.  TASK 
AREA  6  WORK  UNIT  NUMBERS 

1  1.  CONTROLLING  OFFICE  NAME  AND  ADDRESS 

NJ  Department  of  Environmental  Protection 

Division  of  Water  Resources  ,/ 

P.0.  Box  CN029  v 

Trenton,  NJ  08625 

12.  REPORT  DATE 

May,  1981 

IS.  NUMBER  OF  PAGES 

40 

14.  MONITORING  AGENCY  name  6  ADORESSf"  dltlarant  from  Controlling  Otllca) 

U.S.  Army  Bigineer  District,  Philadelphia 

Custom  House,  2d  &  Chestnut  Streets 

Philadelphia,  PA  19106 

IS.  SECURITY  CLASS,  (ol  Oil  a  tap on) 

Unclassified 

ft*.  OECL  ASSI FIC  ATI  Oh/ DOWN  GRADl  N  G 
SCHEDULE 

16.  DISTRIBUTION  STATEMENT  ( o 1 1 Mm  Raport) 

Approved  for  public  release;  distribution  unlimited. 


17.  DISTRIBUTION  STATEMENT  (ol  lha  abatract  anlarad  In  Blot *  20,  II  dltlarant  horn  Report; 


16.  SUPPLEMENTARY  NOTES 

Copies  are  obtainable  from  National  Technical  Information  Service, 
Springfield,  Virginia  22151. 


If.  KEY  BOROS  (Continue  on  rorotmo  alda  II  nacaaaarr  mid  Idanttly  by  Hock  numbar) 

Da®s  National  Dam  Safety  Program  Outlet  Works 

Embankments  Deer  Head  Lake  Dam>  NJ 

Visual  Inspection  Spillways 

Structural  Analysis  Embankments 

g  ABSTRACT  fCiwtReM  «m  toaaraa  rntdm  H  nmaaaaaar  tmd  fdootltr  by  black  miter; 

[This  report  cites  results  of  a  technical  investigation  as  to  the  dam's  adequacy. 
The  inspection  and  evaluation  of  the  dam  is  as  prescribed  by  the  National  Dam 
Inspection  Act,  Public  Law  92-367.  The  technical  investigation  includes  visual 
Inspection,  review  of  available  design  and  construction  records,  and  preliminary 
structural  and  hydraulic  and  hydrologic  calculations,  as  applicable.  An 
assessment  of  the  dam's  general  condition  is  Included  in  the  report. 


DO  M73  EDITION  OF  *  NOV  66  IS  OBSOLETE  ^/ /  / 

SECURITY  CLASSIFICATION  OF  TNI*  PAGE  fSN«n  Data  Bnlarad) 


SCCUftITV  CLASSIFICATION  OF  THIS  FAOlf***"  ©•»•  *»»•>»*> 


1 


NOTICE 

THIS  DOCUMENT  HAS  BEEN  REPRODUCED 
FROM  THE  BEST  COPY  FURNISHED  US  BY 
THE  SPONSORING  AGENCY.  ALTHOUGH  IT 
IS  RECOGNIZED  THAT  CERTAIN  PORTIONS 
ARE  ILLEGIBLE.  IT  IS  BEING  RELEASED 
IN  THE  INTEREST  OF  MAKING  AVAILABLE 
AS  MUCH  INFORMATION  AS  POSSIBLE. 


DEPARTMENT  OF  THE  ARMY 

PHILADELPHIA  DISTRICT.  CORPS  OF  ENGINEERS 
CUSTOM  HOUSE- 2  D  a  CHESTNUT  STREET S 
PHILADELPHIA.  PENNSYLVANIA  19106 


'  H(KR  ir> 


NAPKN-N 


Honorable  Brendan  T.  Byrne 
Governor  oi:  New  Jersey 
Trenton,  New  Jersey  U862  1 


Dear  Governor  Bvrne: 


NT IS  GRAJfcl 
DTIC  TAB 
Unannounced 
Justification 


By - 

Distribution/ 


5  m  19811 


Availability  Cod©s 
Avail  and . o r 
|Dist  Xoccial 


APPROVED  FOR  PUBLIC  RELEASE- 
DISTRIBUTION  UNLIMITED. 


Inclosed  is  the  Phase  1  Inspection  Report  tor  Deer  Head  Lake  Dam  in  Ocean 
County,  New  Jersey  which  has  been  prepared  under  authorization  of  the  Dam 
Inspection  Act,  Public  Law  92-367.  A  brief  assessment  of  the  dam's 
condition  is  given  in  the  front  of  the  report. 

Based  on  visual  inspection,  available  records,  calculations  and  past 
operational  performance,  Deer  Head  Lake  Dam,  a  high  hazard  potential 

structure,  is  judged  to  be  in  good  overall  condition.  The  uam's  spillways 
are  considered  inadequate  because  a  flow  equivalent  to  eight  percent  of  the 
Spillway  Design  Flood  -  5DF  -  would  cause  tiie  dam  to  be  overtopped.  (The 
SDF,  in  this  instance,  is  one  half  of  the  Probable  Maximum  Flood).  The 

decision  to  consider  the  spiilways  "inadequate"  instead  of  "seriously 
inadequate"  is  base-.,  on  the  determination  that  dam  failure  resulting  from 
overtopping  would  not  significantly  increase  the  hazard  to  loss  of  life 
downstream  from  the  dam  from  that  which  would  exist  just  before  overtopping 
failure.  To  ensure  adequacy  of  the  structure,  the  following  actions,  as  a 
minimum,  are  recommended: 

a.  The  spillways'  adequacy  should  be  determined  by  a  qualified 

professional  consultant  engaged  by  the  owner  using  more  sophisticated 

methods,  procedures  and  studies  within  six  months  from  the  date  of  approval 
of  this  report.  Within  three  months  ol  the  consultant’s  iindings  remedial 
measures  to  ensure  spillway  adequacy  shoulJ  be  initiated.  In  the  interim,  a 
detailed  emergency  operation  plan  and  warning  system  should  be  promptly 
developed.  Also,  during  periods  of  unusually  heavy  precipitation,  around 
the  clock  surveillance  should  be  provided. 

b.  Within  twelve  months  from  the  date  of  approval  >f  this  report,  the 
following  remedial  actions  should  be  completed: 


(1)  Repair  the  stilling  basin  ol  the  left  spillway  with  epoxy  cement. 


iW’EM-M 

b-.ciorab  ie  Hrenu.ii)  1.  Byrne 


(2)  Kcpa;r  concn’t1.'  sui  i.iu's  ot  the  lull  spillway  wiln  epoxy  cement. 

1J.'  FlII  in  the  eroded  section  ot  Ciwmne  l  ,i  L  the  discharge  apron  ot 
tue  1  e  l  l  spillway  with  appropriate  material  and  then  riprap  the  channel 
.'oltoi;'  to  prevent  future  erosion. 

w)  clean  out  sediment  from  the  outlet  ena  ot  tie’  discharge  pipe  and 
immediate  ly  downstream  ot  the  outiit. 

(’)}  Fill  m  eroded  areas  ot  the  embankment  wit:.  q  at  opr  iate  ma  t»r  ia  i . 

o.  Itio  owtn.i  .should  develop  written  operating  proci  . lures  ami  a  periodic 
i,  a  in  Lonanco  el...'  to  ensure  the  safe  tv  id  the  dam  w  i  In  1.1  one  year  irom  tin 
da  to  o  :  a),  pc  ,r  al  el  this  report. 

A  v  op/  of  1. 1  e  report  i  ;  being  turn  ism  a  la  /ir .  iniv.  o.  iloimaa,  New  Jersey 
Li:  •  ,ir  t  r.i  oat  «>*  V-nv  iron  mental  l  rolec  t  Ion  ,  Lite  Je.iigu  iL»o  State  Uliice  contact 
tor  t  i:s  program.  Within  av.1  .m/s  •.> ,  ::in  da  u.  of  in  •  s  letter ,  a  copy  will 
air.  he  tent  to  .  .mgr  t.  ■' .  man  hn,,.ie:-.  -at  the  Sec  md  District.  bolder  the 
pro,  i  »  ton  e.t  ...»  Lreedosi  of  !  iformutroi.  Act,  tiu;  inspection  report  will  be 
iiDjtit  to  i. .lease  <>y  t’>  .a  o  f  i ;  *.  •:  ,  upon  request,  i;v  days  alter  the  date  ot 
Inis  l  - 1 1.  e  t  . 

Aoeitiiiai  pi,  >•  i  !  thi  i  report  "...  !>.;  out  ■  hied  lru  the  National  Technica ! 

l  a  form.'.- 1  ion  S..ri  -ces>  INTIS)  ,  Spr  inglieiu,  Virginia  L'.'lbl  at  a  reasonable 
rest.  Mease  ..  1 1  uv.  tour  to  s ;  x  weeks  horn  Liu.  date  •..  •'  til  ta  letter  tor  XT  IS 
to  -iv  -  copie..  .  i  report  available. 

An  ’  mpor  t  u.  t  aspect  of  tue  Darn  Inspection  Program  will,  be  the  implementation 
of  me  recommendations  made  ;'s  a  result  of  the  inspection.  We  accordingly 
request  that  we  bo  advised  of 
implement  our  recommends t ions . 


I  !.  n  c  1 
As  stateu 


Copies  furnishea: 

Mr  .  Dirk  C.  Holman  ,  P.  E.  .  Deputy  Director 
Oivisitn  of  Water  il  sour »■•- 
...  i.  Dipt,  oi  Ktv.  ir onmen ■  a i  r<>t»ct  u>n 
.0.  Box  CN029 
iron  ton,  NJ  Uufai d 

Mr.  John  O'Dowd,  /  ting  Ciii.i  l 
Hu i can  of  Flood  Plain  hegul a i i on 
Division  of  Water  bh  soui  ces 
N.J.  Dept,  ot  Env  il  o  viler  L  i  i  I  luti-c'  •  ■ '  n 
r.-;-.  ftox  CN02  9 
rentun,  NJ  0862 o 


proposed  actions  taken  by  the  State  to 
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XJ*  LiV.Z'rTT  ^  /S'fi  t~ 
KENNETH  K.  MOD E R 


Ma  jor  ,  Cor ps  o  t 
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District 


Engineer  a 
Engineer 


DEER  HEAD  UKK  DAM  ( N.loU /ah, 


CORPS  OF  ENd  INKERS  AsSPSbMKM  1  OF  cKNEkAI.  MuNDmoNS 

this  dim  was  I'.isjh'ile'l  on  14  January  and  1:  Fi'bnmi'v  lnrf  1  by  il«n  r  i  s-KCl 
Assoc  ia  tea ,  under  conti  .let  to  the  Slate  >1  Now  Jcr  •<  y.  The  Si  .  t<» ,  under 
uri  eemen  t  with  Mu'  D.S.  A  t  my  Engineer  District,  I'll  i  I  .  i .  i.  -  1  [  >h  i  ,i  ,  li.nl  (hi. 
inspection  performed  in  accordance  wirti  the  National  Dam  Inspection  Act, 
Public  Paw  9"- 347. 
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pood  overall  condition.  The  da.a's  spillways  are  rmisideieu  inadequate 
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(3)  Fill  in  the  eroded  section  of  channel  at  the  discharge  apron  of 
the  ieft  spillway  with  appropriate  material  and  then  riprap  the  channel 
bottom  to  prevent  future  erosion. 

(4)  Clean  out  sediment  ft  om  the  outlet  end  of  the  discharge  pipe  and 
immediately  downstream  of  the  outlet. 

(5)  Fill  in  eroded  areas  of  (he  embankment  with  appropriate  material. 


c.  The  owner  should  develop  written  operating  procedures  and  a  periodic 
maintenance  plan  t*">  ensure  the  safety  of  the  dam  within  one  year  from  the 
date  ot  approval  of  this  report. 
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APPROVED : 


XC 


y  /t  b. 


KENNETH  R.  MOSER 

Major,  tor  pa  of  Engineers 

Acting  District  Engineer 
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PHASE  I  INSPECTION  REPORT 


NATIONAL  DAM  SAFETY  PROGRAM 


Name  :  Deer  Head  Lake  Dam,  I.D.  NJ  00789 

State  Located  :  New  Jersey 

County  Located:  Ocean  County 

Stream:  North  Branch  Forked  River 

River  Basin:  Atlantic  Coastal  Basin 

Date  of  Inspection:  January  14,  and  February  15,  1981 

Assessment  of  General  Conditions 

Deer  Head  Lake  Dam  is  an  earthfill  dam  with  a  paved  roadway  across  the  crest. 
The  original  embankment  has  been  filled  in  on  both  sides  to  form  a  swimming 
beach  and  a  parking  area.  There  are  two  spillways;  a  concrete  weir  at  the 
left  end  of  the  dam  and  a  timber  drop  inlet  at  the  right.  The  overall  con¬ 
dition  of  the  dam  is  good.  There  are  no  signs  of  distress  or  instabil ity 
in  the  embankment.  There  are  two  separate  downstream  channels  that  are 
in  good  condition.  The  hazard  potential  is  rated  as  "high". 

Deer  Head  Lake  Dam  is  considered  inadequate  in  view  of  its  lack  of  spillway 
capacity  to  pass  the  SDF  (1/2  PMF)  without  overtopping  the  dam.  The  spill¬ 
way  is  capable  of  passing  a  flood  equal  to  3.7  percent  of  the  PMF  (7.4 
percent  of  the  1/2  PMF),  and  is  assessed  as  "inadequate". 

At  present,  the  engineering  data  available  is  not  sufficient  to  make  a 
definitive  statement  on  the  stability  of  the  dam,  but  based  on  the  findings 
of  the  visual  inspection,  the  preliminary  assessment  of  static  stability  is 
that  it  is  satisfactory.  The  following  actions  are  recommended  along  with 
a  timetable  for  their  completion.  All  recommended  actions  should  be  con¬ 
ducted  under  the  supervision  of  an  Engineer  who  is  experienced  in  the  design, 
construction  and  inspection  of  dams. 

1.  Carry  out  a  more  precise  hydrologic  and  hydraulic  analysis  of  the 

dam  within  twelve  months,  to  determine  the  need  and  type  of  mitigating 
measures  necessary.  Based  on  the  results  of  these  studies,  remedial 
measures  should  be  instituted.  This  should  include  the  installation 
of  a  tail  water  gage. 

2.  Repair  stilling  basin  of  left  spillway  with  epoxy  cement  within 
twelve  months. 

3.  Repair  concrete  surfaces  of  left  spillway  with  epoxy  cement  within 
twelve  months. 


4.  Fill  in  eroded  section  of  channel  at  discharge  apron  with 
appropriate  material  and  riprap  channel  bottom  to  prevent  future 
erosion.  This  work  should  be  completed  within  twelve  months. 

5.  Clean  out  sediment  from  the  outlet  end  of  the  discharge  pipe  and 
immediately  downstream  of  outlet  within  twelve  months. 

t 

6.  Fill  in  eroded  areas  of  embankment  with  appropriate  material.  This 
should  be  done  within  twelve  months. 

7.  The  owner  should  develop  an  emergency  action  plan  (if  one  is  not 
already  available)  outlining  actions  to  be  taken  by  the  operator 
to  minimize  downstream  effects  of  an  emergency  and  establish  a 
flood  warning  system  for  the  downstream  communities  within  three 
months . 

Furthermore,  while  of  a  less  urgent  nature,  the  following  additional  actions 
are  recommended  and  should  be  carried  out  within  twelve  months. 

1.  The  owner  should  develop,  within  one  (1)  year  after  formal  approval 

of  the  report,  written  operating  procedures  and  a  periodic  maintenance 
plan  to  insure  the  safety  of  the  dam. 

2.  Conduct  a  complete  topographic  survey  of  the  dam  and  surrounding 
area,  in  order  to  develop  a  detailed  plan  and  several  cross-sections 
of  the  dam.  Annotate  and  update  the  existing  drawings,  and  form 

a  coherent  as-built  set. 


John  P.  Talerico,  P.E. 
HARRIS-ECI  ASSOCIATES 


Photo  taken  on  February  15,  1981 


PREFACE 


This  report  is  prepared  under  guidance  contained  in  the  Recommended 
Guidelines  for  Safety  Inspection  of  Dams,  for  Phase  I  Investiga¬ 
tions.  Copies  of  these  guidelines  may  be  obtained  from  theofficeof 
theChief  of  Engineers,  Washington,  D.C.  20314.  The  purpose  of  a 
Phase  I  Investigation  is  to  identify  expeditiously  those  dams 
which  may  pose  hazards  to  human  life  or  property.  The  assessment 
of  the  general  condition  of  the  dam  is  based  upon  available  data 
and  visual  inspections.  Detailed  investigation,  and  analyses  in¬ 
volving  topographic  mapping,  subsurface  investigations,  testing, 
and  detailed  computational  evaluations  are  beyond  the  scope  of  a 
Phase  I  investigation;  however,  the  investigation  intended  to 
identify  any  need  for  such  studies. 

In  reviewing  this  report,  it  should  be  realized  that  the  reported 
condition  of  the  dam  is  based  on  observations  of  field  conditions 
at  the  time  of  inspection  along  with  data  available  to  the  inspec¬ 
tion  team.  It  is  important  to  note  that  the  condition  of  a  dam 
depends  on  numerous  and  constantly  changing  internal  and  external 
conditions,  and  is  evolutionary  in  nature.  It  would  be  incorrect 
to  assume  that  the  present  condition  of  the  dam  will  continue  to 
represent  the  condition  of  the  dam  at  some  point  in  the  future. 

Only  through  continued  care  and  inspection  can  there  be  any  chance 
that  unsafe  conditions  be  detected. 

Phase  I  inspections  are  not  intended  to  provide  detailed  hydrologic 
and  hydraulic  analyses.  In  accordance  with  the  established  Guide¬ 
lines,  the  Spillway  Test  flood  is  based  on  the  estimated  "Probable 
Maximum  Flood"  for  the  region  (greatest  reasonably  possible  storm 
runoff),  or  fractions  thereof.  The  test  flood  provides  a  measure 
of  relative  spillway  capacity  and  serves  as  an  aide  in  determining 
the  need  for  more  detailed  hydrologic  and  hydraulic  studies,  con¬ 
sidering  the  size  of  the  dam,  its  general  condition  and  the  down¬ 
stream  damage  potential. 
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PHASE  I  INSPECTION  REPORT 
NATIONAL  DAM  SAFETY  PROGRAM 

DEER  HEAD  LAKE  DAM,  I.D.  NJ  00789 
SECTION  1 


1.  PROJECT  INFORMATION 


1 . 1  General 

a.  Authority 

The  National  Dam  Inspection  Act  (Public  Law  92-367,  1972)  provides  for  the 
National  Inventory  and  Inspection  Program  by  the  U.S.  Army  Corps  of  Engineers. 
This  inspection  was  made  in  accordance  with  this  authority  under  Contract 
C-FPM  No.  35  with  the  State  of  New  Jersey  who,  in  turn,  is  contracted  to 
the  Philadelphia  District  of  the  Corps  of  Engineers,  and  was  carried  out 
by  the  engineering  firm  of  Harris-ECI  Associates  of  Woodbridge,  New  Jersey. 

b.  Purpose  of  Inspection 

The  visual  inspection  of  Deer  Head  Lake  Dam  was  made  on  January  14  and 
February  15,  1981.  The  purpose  of  the  inspection  was  to  make  a  general 
assessment  as  to  the  structural  integrity  and  operational  adequacy  of  the 
dam  embankment  and  its  appurtenant  structures. 

c.  Scope  of  Report 

The  report  summarizes  available  pertinent  data  relating  to  the  project;  presents 
a  summary  of  visual  observations  made  during  the  field  inspection;  presents 
an  evaluation  of  hydrologic  and  hydraulic  conditions  at  the  site;  presents 
an  evaluation  as  to  the  structural  adequacy  of  the  various  project  features; 
and  assesses  the  general  condition  of  the  dam  with  respect  to  safety. 

1.2  Description  of  Project 

a.  Description  of  Dam  and  Appurtenances 

t 

Deer  Head  Lake  Dam  was  originally  constructed  as  a  500  foot  long  earthfill 
dam  with  a  road  across  the  crest.  At  the  left  end  of  the  dam  was  a  timber 
bridge  over  the  spillway.  Since  then,  the  downstream  area  has  been  filled 
in  to  provide  a  parking  area  for  the  beach  along  the  upstream  slope  and  a 
new  concrete  bridge  built  32  feet  downstream  of  the  old  bridge.  There  are 
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two  spillways,  39  foot  wide  broad  crested  concrete  weir  at  the  left  end  of 
the  dam  and  a  13-foot  x  13-foot  timber  drop  inlet  at  the  right  end.  The 
distance  between  spillways  is  approximately  660  feet.  The  crest  of  the  con¬ 
crete  weir  spillway  is  3.4  feet  below  the  top  of  the  old  bridge  and  5.1 
feet  below  the  new  bridge. 

The  crest  of  the  drop  inlet  spillway  is  3-inches  above  the  left  spillway 
and  1.8  feet  below  the  top  of  roadway  at  the  inlet.  There  is  a  one-inch 

steel  bar  screen  cover  across  the  top  of  the  inlet.  The  flow  from  the 

concrete  weir  discharges  onto  a  concerte  apron  under  the  old  bridge.  The 
flow  from  the  drop  inlet  discharges  into  the  right  downstream  channel 
through  a  72-inch  corrugated  metal  pipe,  which  has  anti-seep  collars  extending 
three  feet  beyond  the  outside  of  the  pipe. 

In  addition  to  the  downstream  side  of  the  original  dam  being  filled  in, the 

upstream  area  has  been  filled  in  with  sand  to  create  a  bench  along  the  entire 

length  of  the  dam.  At  the  widest  point  the  width  of  the  crest  is  approximately 
390  feet  including  a  125  foot  beach  area.  The  height  of  the  dam  being  9.4 
feet. 

The  low-level  outlet  consists  of  two  sets  of  three  foot  long  timber  stop 
planks  attached  to  the  upstream  face  of  the  timber  drop  inlet.  The  planks 
are  removed  and  replaced  manually. 

The  downstream  channel  for  the  left  spillway  begins  at  the  end  of  the 
concrete  apron  approximately  23  feet  from  the  spillway  and  flows  under  the 
new  bridge,  32  feet  away,  through  a  34  foot  x  9  foot  opening.  The  outlet 
end  of  the  right  spillway  discharges  into  the  right  downstream  channel 
approximately  200  feet  from  the  inlet.  Both  channels  flow  into  a  marsh 
area  and  then  eventually  into  Lake  Barnegat  approximately  1,400  feet  downstream. 

A  generalized  description  of  the  soil  conditions  is  contained  in  Report  No.  8, 
Ocean  County,  Engineering  Soil  Survey  of  New  Jersey  by  Rutgers  University. 

The  report  dated  1953  indicates  the  area  of  the  dam  and  lake  to  be  a  complex 
intermingling  of  alluvium,  with  man-made  features,  marine  tidal  marsh 
and  swamp.  Geologic  Overlay  Sheet  33  classifies  the  underlaying  material 
as  beach  sand. 

b.  Location 

Deer  Head  Lake  Dam  is  located  on  the  North  Branch  of  the  Forked  River,  in 

the  Township  of  Lacey,  Ocean  County,  New  Jersey.  The  dam  is  accessible  from  U.S. 

Route  9  in  Forked  River  by  way  of  Lakeside  Drive  South  to  Deerhead  Lake  Drive. 

c.  Size  Classification 

According  to  the  "Recommended  Guidelines  for  Safety  Inspection  of  Dams" 
by  the  U.S.  Department  of  the  Army,  Office  of  the  Chief  Engineers,  the 
dam  is  classified  in  the  dam  size  category  as  being  "small",  since  its 
storage  volume  of  132  acre-feet  is  less  than  1,000  acre-feet.  The  dam 
is  also  classified  as  "small"  because  its  height  of  9.4  feet  is  less 
than  40  feet.  The  overall  size  classification  of  Deer  Head  Lake  Dam  is 
"small". 
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d.  Hazard  Classification 


A  hazard  potential  classification  of  "high"  has  been  assigned  to  the 
dam  on  the  basis  that  a  hypothetical  failure  could  result  in  extensive 
damage  to  the  homes  along  Lake  Barnegat  immediately  downstream  and  also 
the  possible  failure  of  the  downstream  dam  itself.  Therefore  the  possibility 
exists  of  the  loss  of  more  than  a  few  lives  in  the  event  of  dam  failure. 

e.  Ownership 

Deer  Head  Lake  Dam  is  owned  by: 

Lacey  Township 
Public  Works  Department 
318  W.  Lacey  Road 
Forked  River,  NJ  08731 

Attention:  Mr.  Robert  Albert 

Superintendent  Public  Works 
i,  609 )  693-2402 


f .  Purpose 

Deer  Head  Lake  Dam  is  presently  used  for  recreation  purposes  only. 

g.  Design  and  Construction  History 

The  original  construction  date  for  Deer  Head  Lake  Dam  is  unknown.  The  dam 
was  built  to  provide  water  for  a  mill  located  at  the  right  edge  of  the  dam. 

At  that  time  there  were  two  spillways,  a  timber  spillway  at  the  left  end 
and  a  timber  flume  at  the  right.  In  1930  the  mill  and  flume  burned.  The 
flume  was  filled  in  and  two  new  timber  spillways  were  built,  one  at  the  right 
end  and  the  other  in  the  middle  of  the  dam. 

In  1952,  the  left  spillway  was  replaced  with  a  wider  spillway  with  the 
flow  being  controlled  by  stop  planks.  This  spillway  was  inturn  replaced 
with  the  present  concrete  weir  in  1968.  The  other  two  spillways  were 
replaced  by  the  present  drop  inlet  at  the  right  end  of  the  dam  in  1974. 

At  that  time  a  second  drop  inlet  spillway  was  to  be  constructed  the  following 
year,  but  was  never  built.  The  original  plar.s  for  the  drop  inlets  called 
for  the  two  discharge  pipes  to  be  48-inch  corrugated  metal  pipes.  Upon 
reviewing  the  plans,  the  Bureau  of  Water  Control  advised  that  pipe  sizes 
should  be  larger,  but  due  to  the  urgency  of  replacing  the  existing  spillways, 
the  work  was  started  before  the  revised  plans  were  done. 

h.  Normal  Operating  Procedures 

The  discharge  from  the  lake  is  unregulated  and  allowed  to  balance  the  inflow 
into  the  lake.  The  low-level  outlets  are  used  to  lower  the  lake  level 
occasionally  for  repairs  and  to  clean  the  swiiiming  area. 
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1.3 


Pertinent  Data 


a.  Drainaae  Area 


b.  Discharge  at  Dam  Site 

Ungated  spillway  capacity  at 
elevation  of  top  of  dam: 

Total  spillway  capacity  at 
maximum  pool  elevation  (SDF): 


c.  Elevation  (Feet  above  NGVD) 
Top  of  dam: 

Maximum  pool  design  surcharge  (SDF): 
Recreation  pool: 

Spillway  crest: 

Streambed  at  centerline  of  dam 
Maximum  tailwater: 


Left: 

Right: 


Left: 

Right: 


Left: 

Right: 


d.  Reservoir 
Length  of  maximum  pool: 
Length  of  recreation  pool: 


e.  Storage  (acre-feet) 
Spillway  Crest: 

Top  of  dam: 

Maximum  pool  (SDF): 


f.  Reservoir  Surface  (acres) 
Top  of  dam: 

Maximum  pool  (SDF): 

Recreation  pool: 

Spillway  crest: 


13.8  sq.  mi. 

681  (24.5  NGVD) 

9,037  (27.1  NGVD) 

24.5 

27.1 

22.5 

22.5 
22.75 

16  (Estimated) 

14  (Estimated 

17.5  (Estimated) 

15.0  (Estimated) 

4,000  ft.  (Estimated) 
3,200  ft.  (Estimated) 

48.0  (22.5  NGVD) 

132.0 

309 

65 

90 

32 

32  (22.5  NGVD) 


g.  Dam 


Type: 

Length: 

Height: 

Top  width: 

Side  slopes  -  Upstream: 

-  Downstream: 

Zoning: 

Impervious  core: 

Cutoff: 

Grout  curtain: 

h.  Diversion  and  Regulating 


Earthfill  with  broad  crested  concrete 
weir  and  timber  drop  inlet  spillways. 

660  ft.  (Effective) 

9.4  ft. 

Varies-390  ft.  maximum 

1  OH : 1 V  and  flatter 
2H:  1 V 

Unknown 

None 

None 

None 


i .  Spillway 

Type: 

Length  of  weir: 

Crest  elevation: 
Gates : 


Left: 

Right: 

Left: 

Right 

Left: 

Right: 


Broad  crested  concrete  weir 
Timber  drop  inlet 

39  ft. 

41.5  ft. 

22.5  NGVD 
22.75  NGVD 
None 


U/S  Channel: 


Deer  Head  Lake 


D/S  Channel : 


Natural  Channels 


j .  Regulating  Outlets 
Low  level  outlet: 

Controls: 

Emergency  gate: 

Outlet: 


72-inch  C.M.P. 

2-sets  of  timber  stop  planks- 
3  ft  x  7.5  ft. 

None 

14  NGVD 
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SECTION  2 


2.  ENGINEERING  DATA 


2.1  Design 

One  drawing  showing  the  new  drop  inlet  for  Deer  Head  Lake  Dam,  before 
the  size  of  the  discharge  pipe  was  revised  and  a  sketch  of  the  concrete 
weir  are  available  in  the  files  of  the  N.J.  Department  of  Environmental 
Protection  (NJ-DEP)  in  Trenton.  No  embankment  data  from  soil  borings, 
soil  tests,  design  computations,  or  other  geotechnical  data  are  available 
to  assess  the  stability  properly.  Data  concerning  the  hydraulic  capacity  of 
the  present  spillways  is  also  unavailable. 

2.2  Construction 

Data  is  not  available  concerning  the  as-built  construction  of  the  dam. 

No  data  exists  of  construction  methods,  borrow  sources  or  other  data  per¬ 
tinent  to  the  construction  of  the  dam. 

2.3  Operation 

Formal  operation  records  are  not  kept  for  the  dam  and  reservoir.  The 
lake  is  allowed  to  operate  naturally  without  regulation  . 

2.4  Evaluation 


a .  Availability 

The  availability  of  engineering  data  is  poor.  The  stated  plans  concerning 
the  dam  are  available  from  the  NO-DEP. 

b.  Adequacy 

The  engineering  data  available  from  the  plans  and  from  the  field  was 
adequate  to  perform  hydrologic  and  hydraulic  computations.  The  data  was 
insufficient  to  perform  stability  analysis,  but  a  preliminary  evaluation 
could  be  made  based  on  visual  observations. 

c.  Val idity 

The  information  contained  in  the  drawings  and  checked  by  limited  field 
measurements  appears  to  be  valid,  except  that  the  discharge  pipe  from  the 
timber  drop  inlet  is  72-inches  instead  of  40-inches  as  shown  on  the  plans. 
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3. 


VISUAL  INSPECTION 


3.1  Findings 

a.  General 


The  visual  inspection  of  Deer  Head  Lake  Dam  revealed  the  dam  and  spillways 
to  be  in  good  condition.  At  the  time  of  the  inspection  the  lake  level  was 
just  above  the  crest  of  the  concrete  weir  at  the  left  end  of  the  dam. 

b.  Dam 

The  earth  embankment  appears  to  be  sound.  No  surface  cracking  on  the 
embankment  was  noted.  Some  erosion  due  to  rainfall  runoff  was  observed  in 
the  parking  area  and  on  the  left  bank  of  the  downstream  channel  between 
the  old  and  new  bridges.  The  vertical  alignment  of  the  crest  is  good.  The 
horizontal  alignment  is  very  irregular  due  to  the  filling  in  on  both  sides  of 
the  original  crest.  The  paved  roadway  is  in  good  condition.  There  are 
telephone  poles  along  the  upstream  crest  between  the  road  and  the  beach. 

No  evidence  of  seepage  or  of  burrowing  by  animals  was  observed. 

c.  Appurtenant  Structures 
1 .  Spillways 

The  concrete  weir  spillway  at  the  left  end  on  the  dam  is  in  good  condition. 
The  crest  and  downstream  face  are  spalled.  The  discharge  channel  is  heavily 
spalled  and  sections  have  cracked  and  settled.  The  timber  drop  inlet  at 
the  right  end  of  the  dam  is  in  good  condition.  The  horizontal  and  vertical 
alignments  of  both  spillways  appeared  good. 

2.  Outlet  Works 

The  outlet  works  for  the  dam  consist  of  the  drop  inlet  with  the  two  sets  of 
manually  removable  stop  planks  attached  to  the  upstream  face  of  the  inlet  and 
a  72-inch  corrugated  metal  pipe  that  discharges  the  flow  into  the  downstream 
channel.  The  inlet  end  of  the  pipe  has  a  timber  headwall ,  the  outlet  end  has 
a  concrete  headwall,  both  are  in  good  condition.  The  outlet  of  the  pipe 
has  approximately  1.5  feet  of  sediment  in  the  bottom. 


3,  Reservoir  Area 


The  side  slopes  of  the  reservoir  are  flat  and  wooded  with  houses  along 
the  shore.  There  is  no  indication  of  slope  instability. 


4.  Downstream  Channel 

There  are  two  separate  downstream  channels.  The  channel  for  the  drop 
inlet  is  narrow  with  some  debris  on  the  bottom.  The  slopes  are  fairly 
flat,  shallow  and  heavily  wooded.  There  are  houses  along  the  right  approx¬ 
imately  150  feet  from  the  channel.  The  downstream  channel  for  the  concrete 
weir  starts  at  the  end  of  the  discharge  apron  and  goes  under  the  new  bridge 
into  a  wide  channel,  that  becomes  very  irregular  with  many  little  islands 
and  trees  further  downstream.  The  junction  of  the  channel  and  apron  has 
scoured  exposing  the  apron  cut-off  wall  and  the  timber  pilings  for  the 
abutments  of  the  old  bridge.  Both  downstream  channels  eventually,  flow 
into  Lake  Barnegat  approximately  1,400  feet  downstream  of  the  dam. 


SECTION  4 


4.  OPERATIONAL  PROCEDURES 


4.1  Procedures 

Deer  Head  Lake  Dam  is  used  to  impound  water  for  recreational  activities. 
The  level  of  the  lake  is  maintained  through  the  unregulated  flow  over  the 
spillways.  The  lake  is  lowered  occasionally  to  clean  the  lake  bottom  and 
make  repairs. 

4.2  Maintenance  of  the  Dam 

There  is  no  regular  inspection  and  maintenance  program  for  the  dam  and 
appurtenant  structures.  Lacey  Township  is  responsible  for  the  maintenance 
of  the  dam. 

4.3  Maintenance  of  Operating  Facilities 

The  low-level  outlet  operating  facilities  consist  of  two  sets  of  manually 
removable  timber  stop  planks  three  foot  long. 

4.4  Evaluation 

The  present  operation  and  maintenance  procedures  are  fair  with  the  dam 
and  spillways  being  maintained  in  a  serviceable  condition. 


SECTION  5 


5.  HYDRAULIC/HYDROLOGIC 

5.1  Evaluation  of  Features 


a.  Design 


The  drainage  area  above  Deer  Head  Lake  Dam  is  approximately  13.8  square  miles. 
A  drainage  map  of  the  water  shed  of  the  dam  site  is  presented  on  Plate  1, 
Appendix  D. 


The  topography  within  the  basin  is  generally  moderately  sloped.  Elevations 
range  from  approximately  184  feet  above  NGVD  at  the  south  end  of  the  watershed 
to  about  25  feet  at  the  dam  site.  Land  use  patterns  within  the  watershed 
are  mostly  woodland  and  swamp  with  some  residential  development  around  the 
lake  area. 


The  evaluation  of  the  hydraulic  and  hydrologic  features  of  the  dam  was  based 
on  criteria  set  forth  in  the  Corps  guidelines  and  additional  guidance 
provided  by  the  Philadelphia  District,  Corps  of  Engineers.  The  SDF  for  the 
Dam  falls  in  a  range  of  1/2  PMF  to  PMF.  In  this  case,  the  low  end  of  the 
range,  1/2  PMF,  is  chosen  since  the  factors  used  to  select  size  and  hazard 
classifcation  are  on  the  low-side  of  their  respective  ranges. 

The  Probable  Maximum  Flood  (PMF)  was  calculated  from  the  probable  maximum 
precipitation  using  Hydrometeorological  Report  No.  33  with  standard  reduction 
factors.  A  unit  hydrograph  supplied  by  the  Philadelphia  District,  Corps  of 
Engineers,  was  used  for  Deer  Head  Lake  Dam. 


Initial  and  constant  infiltration  loss  rates  were  applied  to  the  Probable 
Maximum  Precipitation  to  obtain  rainfall  excesses.  The  rainfall  excesses 
were  applied  to  the  unit  hydrograph  to  obtain  the  PMF  and  various  ratios 
of  PMF  utilizing  program  HEC-l-DB. 

The  SDF  peak  outflow  calculated  for  the  dam  is  9,037  cfs.  This  value  is 
derived  from  the  half  PMF,  and  results  in  overtopping  of  the  dam,  assuming 
that  the  lake  was  originally  at  the  spillway  crest  elevations. 

The  stage-outflow  relation  for  the  spillway  was  determined  from  the  geometry 
of  the  spillway  and  dam,  utilizing  HEC-1  Dam  Safety  Version  program. 

The  reservoir  stage-storage  capacity  relationship  was  computed  directly 
by  the  conic  method,  utilizing  the  HEC-l-DB  program.  The  reservoir  surface 
area  at  various  elevations  were  measured  by  planimeter  from  a  U.S.G.S. 
Quadrangle  topographic  map.  Reservoir  storage  capacity  included  surcharge 
levels  exceeding  the  top  of  the  dam,  and  the  spillway  rating  curve  was  based 
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on  the  assumption  that  the  dam  remains  intact  during  routing.  The  spillway 
rating  curve  is  presented  in  the  Hydrologic  Computation,  Appendix  D. 

A  breach  analysis  indicates  that  the  stage  of  the  stream  1,600  feet  down¬ 
stream  of  the  dam  is  0.7  feet  higher,  due  to  dam  failure  from  overtopping 
at  0.1  PMF  than  it  would  be  without  failure  at  0.1  PMF.  This  is  likely 
not  to  jeopardize  the  development  downstream  significantly  more  than  without 
failure.  The  discharge  facility  is  thus  rated  "inadequate". 

Drawdown  calculations  indicate  that  to  empty  the  lake  to  an  elevation  of 
16.0  NGVD  through  the  two  low-level  outlets  would  take  4.5  hours,  assuming  a 
2  cfs/square  mile  inflow.  This  is  not  considered  to  be  an  excessive  draw¬ 
down  period. 

b.  Experience  Data 

No  records  of  reservoir  stage  or  spillway  discharge  are  maintained  for  this 
site. 


c.  Visual  Observation 

There  are  two  separate  downstream  channels  that  eventually  flow  into  Lake 
Barnegat  approximately  1 ,400  feet  downstream  of  the  dam.  The  channel  for  the 
right  spillway  is  narrow  with  some  debris  near  the  outlet.  The  slopes  are 
fairly  shallow,  flat  and  heavily  wooded.  There  are  houses  approximately 
150  feet  from  the  channel  on  the  right.  The  channel  for  the  left  spillway 
is  wide  until  beyond  the  new  bridge  where  it  becomes  very  irregular  with 
many  little  islands  and  trees  in  the  middle. 

The  side  slopes  of  the  reservoir  are  flat  and  do  not  exhibit  signs  of  in¬ 
stability.  The  drainage  area  is  wooded  and  moderately  sloped. 

d.  Overtopping  Potential 

A  storm  of  magnitude  equivalent  to  the  SDF  would  cause  overtopping  of  the 
dam  to  a  height  of  2.55  feet.  Computations  indicate  that  the  dam  can  pass 
approximately  3.7  percent  of  the  PMF  without  overtopping  the  dam  crest. 

Since  the  1/2  PMF  is  the  Spillway  Design  Flood  (SDF)  for  this  dam,  accord¬ 
ing  to  the  Recommended  Guidelines  for  Safety  Inspection  of  Dams  by  the 
Corps  of  Engineers,  the  spillway  capacity  of  the  dam  is  assessed  as  "inadequate” 


SECTION  6 


6.  STRUCTURAL  STABILITY 

6.1  Evaluation  of  Structural  Stability 


a.  Visual  Observations 

There  are  no  signs  of  distress  in  the  embankment  of  Deer  Head  Lake  Dam. 

The  left  spillway's  downstream  channel  is  eroded  at  the  junction  of  the 
discharge  apron,  exposing  the  cut-off  wall  and  the  timber  pilings  of  the 
abutments  for  the  old  bridge.  In  addition,  sections  of  the  concrete 
discharge  apron  have  cracked  and  settled.  The  concrete  weir  is  in  good 
condition  except  for  spalling  across  the  crest  and  downstream  face.  The 
drop  inlet  spillway  at  the  right  end  of  the  dam  is  in  good  condition. 

b.  Design  and  Construction  Data 

No  design  computations  relating  to  stability  were  uncovered  during  the 
report  preparation  phase.  No  embankment  or  foundation  soil  parameters 
are  available  for  carrying  out  a  conventional  stability  analysis  of  the 
embankment. 

c .  Operating  Records 

No  operating  records  are  available  relating  to  the  stability  of  the  dam. 

d.  Post-Construction  Changes 

Post  construction  changes  are  as  described  in  Section  1.2g. 

e.  Static  Stability 

A  static  stability  analysis  was  not  performed  for  Deer  Head  Lake  Dam  because 
the  lack  of  data  on  which  to  base  assumptions  of  material  properties 
within  embankment  zones  might  produce  misleading  results,  but  based  on 
the  findings  of  the  visual  inspection,  the  preliminary  assessment  of  static 
stability  is  that  it  is  satisfactory. 

f .  Seismic  Stability 

The  dam  is  located  in  Seismic  Zone  1,  as  defined  in  Recommended  Guidelines 
for  Safety  Inspection  of  Dams,  prepared  by  the  Corps  of  Engineers.  In  general, 
projects  located  in  Seismic  Zones  0,  1  and  2  may  be  assumed  to  present  no 
hazard  from  earthquake,  provided  the  static  stability  conditions  are  satis¬ 
factory  and  conventional  safety  margins  exist,  and  based  on  the  findings  of 
the  visual  inspection,  the  preliminary  assessment  of  the  static  and  seismic 
stabilities  is  that  they  are  satisfactory. 
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SECTION  7 


7.  ASSESSMENT/REMEDIAL  MEASURES 

7.1  Dam  Assessment 


a.  Safety 

The  dam  has  been  inspected  visually  and  a  review  has  been  made  of  the  available 
engineering  data.  This  assessment  is  subject  to  the  limitations  inherent 
in  the  visual  inspection  procedures  stipulated  by  the  Corps  of  Engineers 
for  a  Phase  1  report. 

Deer  Head  Lake  Dam  is  inadequate  because  the  dam  does  not  have  the  spillway 
capacity  to  pass  the  SDF,  one  half  of  the  PMF,  without  overtopping.  Over¬ 
topping  of  the  dam  carries  with  it  the  danger  of  a  possible  progressive 
failure  of  the  dam.  The  present  spillway  capacity  of  the  dam  is  approximately 
3.7  percent  of  the  PMF. 

No  definitive  statement  pertaining  to  the  safety  of  the  embankment  can  be 
made  without  acqui si tion  of  embankment  material  engineering  properties, 
but  based  on  the  findings  of  the  visual  inspection,  preliminary  assessment 
of  the  static  stability  is  that  it  is  satisfactory. 

b.  Adequacy  of  Information 

The  information  uncovered  was  adequate  to  perform  hydrologic  and  hydraulic 
computations.  The  data  was  insufficient  to  perform  even  an  approximate 
computation  of  the  stability  of  the  dam.  A  prelimianry  assessment  of  the 
dam  could  be  made  by  visual  observation  only. 

c.  Urgency 

The  remedial  measures  and  recommended  actions  along  with  a  timetable  for 
their  completion  are  detailed  below.  All  recommended  action  should  be 
conducted  under  the  supervision  of  an  engineer  who  is  experienced  in  the 
design,  construction  and  inspection  of  dams. 

7.2  Remedial  Measures 

'  i 

a.  Alternatives  for  Increasing  Spillway  Capacity 

Alternatives  for  increasing  spillway  capacity  are  as  follows: 

1.  Increase  the  embankment  height  of  the  dam  thus  permitting 
a  higher  discharge  to  pass. 
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2.  Lower  the  spillway  crest  elevation. 

3.  Increase  the  effective  spillway  crest  length. 

4.  A  combination  of  any  of  the  above  alternatives, 
b.  Recommendations 

1.  Carry  out  a  more  precise  hydrologic  and  hydraulic  analysis  of 
the  dam  within  twelve  months,  to  determine  the  need  and  type 
of  mitigating  measures  necessary.  If  required,  conduct  a 
study  of  the  means  of  increasing  spillway  discharge  capacity 
and  develop  alternative  schemes  for  construction.  This 
should  include  the  installation  of  headwater  and  tailwater 
gages.  The  ability  of  the  dam  to  withstand  overtopping 
should  also  be  studied. 

2.  Repair  stilling  basin  of  left  spillway  with  epoxy  cement 
within  twelve  months. 

3.  Repair  concrete  surfaces  of  left  spillway  with  epoxy  cement 
within  twelve  months. 

4.  Fill  in  eroded  section  of  channel  at  discharge  apron  of  the 
left  spillway  with  appropriate  material  and  then  riprap 
channel  bottom  to  prevent  future  erosion.  This  work  should 
be  completed  within  twelve  months. 

5.  Clean  out  sediment  from  the  outlet  end  of  the  discharge 
pipe  and  immediately  downstream  of  the  outlet  within  twelve 
months. 

6.  Fill  in  eroded  areas  of  embankment  with  appropriate  material 
within  twelve  months. 

The  following  additonal  actions  are  recommended: 

1.  The  owner  should  develop  an  emergency  action  plan  (if  one 
is  not  already  available)  outlining  actions  to  be  taken 
by  the  operator  to  minimize  downstream  effects  of  an 
emergency  and  establish  a  flood  warning  system  for  the 
downstream  communities  within  three  months. 

2.  Conduct  a  complete  ton  graphic  survey  of  the  dam  and  surroundino 
area,  in  order  to  develop  a  detailed  plan  and  several  cross- 
sections  of  the  dam.  Annotate  and  update  the  existing  drawings, 
and  form  a  coherent  as-built  set. 
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c.  0  &  M  Procedures 

The  owner  should  develop,  within  one  (1)  year  after  formal  approval  of  the 
report,  written  operating  procedures  and  a  periodic  maintenance  plan  to 
insure  the  safety  of  the  dam. 
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APPENDIX  A 

CHECK  LIST  -  VISUAL  OBSERVATIONS 

CHECK  LIST  -  ENGINEERING,  CONSTRUCTION 
MAINTENANCE  DATA 


CHECK  LIST 
VISUAL  INSPECTION 


VISUAL  EXAMINATION  OF _ OBSERVATIONS _ _  REMARKS  AND  RECOMMENDATIONS 

SURFACE  CRACKS  '  '  "  '  " ""  '  “  . 


RIPRAP  FAILURES 


VISUAL  EXAMINATION  OF _ OBSERVATIONS _  REMARKS  AND  RECOMMENDATIONS 

CRACKING  i  SPALLING  OF  CONCRETE  SURFACES  IN  STILLING  BASIN 


EMERGENCY  GATE 
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APPENDIX  B 

PHOTOGRAPHS 


Photo  2  -  View  of  timber  box  spillway,  looking  toward  the 

right  end  of  the  dam.  (Photo  taken  January  14, 
1981). 


Photo  3  -  View  of  Lake  from  beach  area.  (Photo  taken 

February  15,  1981). 


Photo  6  -  View  of  downstream  channel  of  timber  box  inlet 

at  the  right  end  of  the  dam.  (Photo  taken 
January  14,  1981 ) . 


of  pipe  is  filled  with  sediment  and  debris. 
(Photo  taken  January  14,  1981). 
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DEER  HEAD  LAKE  DAM 


Photo  11  -  Upstream  view  of  concrete  weir  spillway  taken 
from  the  left  shoreline.  (Photo  taken  January 
14,  1981). 


APPENDIX  C 


SUMMARY  OF  ENGINEERING  DATA 


CHECK  LIST 

HYDROLOGIC  AND  HYDRAULIC  DATA 
ENGINEERING  DATA 


1. 


Name  of  Dam: 

DEER  HEAD 

LAKE  DAM 

Drainage  Area  Characteristics: 

13.8  square  miles 

Elc-vation  Top  Normal 

Pool  (Storag 

e  Capacity):  22.5  NGVD  (48 

acre-feet) 

Elevation  Top  Flood 

Control  Pool 

(Storage  Capacity):  N/A 

Elevation  Maximum  Design  Pool: 

27. T  NGVD  (SDFpool  -  309  acre-feet) 

Elevation  Top  Dam: 

24.5  NGVD  (132  acre-feet) 

SPILLWAY  CREST: 

a.  Elevation 

Left: 

Riqht: 

22.5  NGVD 

22.75  NGVD 

b.  Type 

Left: 

Riaht: 

Broad  crested  concrete  weir 
Timber  droD  inlet 

c.  Width 

Left: 

Riqht: 

1  foot 

13.5  feet 

d.  Length 

Left: 

Riqht: 

39  feet 

41 . 5  feet 

Left: 

e.  Location  Spillover  Riqht: 

Entire  length 

Both  sides  and  front 

f.  No.  and  Type  of  Gates 

None 

OUTLET  WORKS: 

a.  Type 

2-3ft.  x  7.5  ft.  openings  - 

72-inch  C.M.P. 

b.  Location 

Upstream  face  of  timber  drop 

inlet 

c.  Entrance  Inver 

ts 

15  NGVD  (Estimated) 

d.  Exit  Inverts 

14  NGVD  (Estimated) 

e.  Emergency  Draindown  Facili 

ties  Timber  stop  planks 

HYDROMETEOROLOGICAL 

GAGES: 

a.  Type 

None 

b.  Location 

None 

c.  Records 

None 

MAXIMUM  NON-DAMAGING  DISCHARGE: 

681  cfs  at  elevation  24.5  NGVD 
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HYDROLOGIC  COMPUTATIONS 
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